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fmendment Ho. 6 


ILLEGIB 


The Firewel Comany, Inc. 
3685 Broadway 
Buffalo 25, New York 


GCentlement 


1. This decument constitutes Amendment No. 6 te Contract 
lo. HP-1230, between The Firewel Company, Inc., buifelo, New 
York, and the United States Government and amends seid contract, 
as ewended, as hereinafter set forth. 


2, Pursumart te the clause of this contract entitled 
'Chenges", the Government requires that the Contractor furnish 
sertein additional work and services in the performance of the 
vontrach. 


3. The Schedule of Contract No, HY-1230, es amended, is 
therefore further anended by adding Schedule 5 to provide for 
the furnishing of certain equipment parte ordered by the 
Cugtesers hereunder for ahipment to the consigness designated 
in such orders; and Schedule 6 to provide for the furnishing 
of Spare Perta necessary to maintain en inventory of Government 
nreperty at the Contractor's plant for use in performing over- 
heal end repair work under Uontract Ho. HF.~TMI6, Sehedulea 5 
end 6 are attached hereto and made a part of this Amendment 
Yo, 6, Said schedules mey be anended from time to time to 
include edditional parts necessary to meet the requirements of 
the Government, 


. tn consideration of the Contractor's performance of 
the additional work and services steted herein, SECTION B ~ 
THER ATION AND PAYMENT, of the Schedule ef Contract No. 
deleted and the following is 
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uECTION B — CONG 


In aceordance with the clause of this contract 
entitled "Payments", and subject to redetermination 
of price in accordance with the part of thie schedule 
entitled "PRICE REDETERMINATION," unless otherwise 
specified in the numbered schedules, the Government 
shall pay the Contractor upon aatisfectory performance 
ef thia contract, as full payment for the equipment 
to be furnished by the Contractor hereunder, the 
eanount of EER) which is the total of the 
pricea aet forth in Schedules, 1, 2, 3, 4; 5 and 

hereto. % 


5, By reason of the foregoin: the total Contract Ceiling 
Price is increased by 
aay 


G6. All other terms, conditiona end requirements of Contract 
No, HP-1230, as amended, remain unchanged. 


%, Please indicate your receipt of thie Amendment Ne. 6 
to Contract No, Hf-1230 and your acceptance thereof by executing 
the original and two copies of thia smendment. Return the fully 
executed originel and one copy of this anendment to the under- 
signed and retain the remaining copy for your files, 


Very truly yours, 


vomtrecting Officer 


ACKNONLEDGFD ANP AOCEPTED 
THE FIREWEL COMPANY, INC. 


t 
all 
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